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BILL NO. sits seem 3 
SPECIAL ORDINANCE NO. S- ind] 
AN ORDINANCE approving Change Order No. 

1 AND FINAL, CONTRACT 91-08, RESTORATION 
OF WATER MAINTENANCE CUTS with DEHNER 
CONSTRUCTION in connection with the Board 
of Public Works of the City of Fort 

Wayne, Indiana. 

NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA; 

SECTION 1. That Change Order No. 1 AND FINAL FOR 
CONTRACT 91-08, RESTORATION OF WATER MAINTENANCE CUTS with 
DEHNER CONSTRUCTION in connection with the Board of Public 
Works and Safety, for: 

repair a major arterial street before the 

winter months (Oxford) - due to weather 

conditions and contractor's workload, 

change order was initiated to Dehner and 

removed from Tomco Construction Contract 

No. 91-01; 
involving a net increase of Seven Thousand Five Hundred Seven 
and 50/100 Dollars ($7,507.50), all as more particularly set 
forth in the specifications, and which is on file with the 
Office of the Board of Public Works and is by reference 
incorporated herein, made a part hereof, and is hereby in all 
things ratified, confirmed and approved. 

SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all 


necessary approval by the Mayor. 


Cofncil Member 


APPROVED AS TO FORM 
AND LEGALITY 


tle Mil 
J. Timothy McCaulay 


an ' CHANGE ORDER Contract No. 91-08 
Change Order No. _ONE AND FINAL Resolution No. 


Name of Project: RESTORATION OF WATER MAINTENANCE CUTS B.O. No. 156-91 
To: DEHNER CONSTRUCTION Date:__ 1-13-92 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and specifications: 


ITEM Po DESCRIPTION OF CHANGE FP CHANGE IN CONTRACT PRICE 
| no. | QUANTITY DESCRIPTION __ UNIT PRICE | Decrease O| INCREASE 
15 sy | o7 concrere pavement | | 7507.50 











TOTAL DECREASE | 


TOTAL INCREASE 7507.50 
NET INCREASE 7507.50 


. the total contract price and the final contract price 








The sum of is hereby 
shall be adjusted as follows: 





Original Contract Price $81950.00 
Current Contract Price Adjusted by Previous Change Order(s) $81950.00 
New Contract Price Including this Change Order $89457.50 


The time provided for completion in the contract for this project is unchanged due to this Change 
Order. The date for.,completion of all work shall be unchanged. Furthermore, this document shall 
become an amendment to the contract and all provisions of the contract shall apply hereto. 


Engineer Date / ~ Zí- 9z 








Recommended by; 


Accepted by: A , Contractor / Date /- Zi - 92 
` . Assistant Chef Eng/ wa 
Approved by: Jon y Ove Director Water Resources — Date ilez foz 


Approved by: Mak 7 City Engineer Date L-27 -92 


Approved by BOARD OF PUBLIC WORKS: 






Attested by: A = = Cree Epon Date /- 2 Fe F 2 


CHANGEOR. DER 


3. 


Change Order No. _1 AND FINAL 
Doy CONTRACT No. _ 91-08 
Board Order No. _156-91 
REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: 


TO REPAIR A MAJOR ARTERIAL STREET BEFORE THE WINTER MONTHS (OXFORD) 


Will proposed change alter size ofthe project? Yes No 


If yes, explain 


Affect on operation and maintenance cost of this project: 


CHANGEOR. DER 


~ 


. ` CHANGE ORDER Contract No. 91-01 
Change Order No. _ONE AND FINAL Resolution No. 








Name of Project: RESTORATION OF WATER MAINTENANCE CUTS B.O. No. 12-91 
To: TOMCO Date:__ 1-13-92 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and specifications: 


Po DESCRIPTION OF CHANGE P| CHANGE IN CONTRACT PRICE 
QUANTITY DESCRIPTION . __UNIT PRICE | Decrease O| 










SEE ATTACHED SHEET 


a re 





TOTAL DECREASE P| $7337.24 
TOTAL INCREASE po po 


the total contract price and the final contract 





NET DECREASE 








The sum of 
price shall be adjusted as follows: 


Original Contract Price $68885.00 
Current Contract Price Adjusted by Previous Change Order(s) $68885.00 
New Contract Price Including this Change Order $61547. 76 


The time provided for completion in the contract for this project is unchanged due to this Change 
Order. The date for completion of all work shall be unchanged. Furthermore, this document shall 
become an me to the contract and all provisions of the contract shall apply hereto. 


Recommended by: COAX E. (icno Engineer Date [-2Z1- 92 


o, J 
Accepted by: Jad mA flaki Contractor Date {[—- 21-92. 


` Ass E ther Eaa , fe 
Approved by: bn. A Woe, posure Sos aN Date_1/z3/ 92 


Approved py Mink Dee ooo | ; Jepe iy Engineer Date 1-14-92- 











Date A} 5 i fF 
/ 7 


CHANGEOR.DER 


Change Order No. _1 AND FINAL 
CONTRACT No. 91-01 
Board Order No. 12-91 


REQUEST AND JUSTIFICATION FOR CHANGE 





Necessity for change: CONTRACTOR WAS UNABLE TO FINISH WORK DUE TO BAD 





WEATHER. 














Will proposed change alter size of the project? Yes No 


If yes, explain 


Affect on operation and maintenance cost of this project: 





CHANGEOR.DER 








` Read the first, time in full and on motion by 
seconded by E , and duly agopted, 
title and referred to the Committee on 
City Plan Commission for recommendation) an 
due legal notice, at the Common Council Conférence Room 128, City-County 
Building, Fort Wayne, Indiana, on , the , day 


of , 19 , at o'clock M., E.S.T. 










DATED: 2 -/l-FA): 
CITY CLER 
Read the A time in full and on motion by P B yn heref:i, 
seconded by and duly adopted, placed on its pagSdaye. 
PASSED A the Towing vote: 
AYES NAYS ABSTAINED ABSENT 
TOTAL VOTES S | / 
BRADBURY a 
EDMONDS a 
GiaQUINTA A _ 
HENRY C— _ 
LONG n o a 
LUNSEY O a 
RAVINE “a 
SCHMIDT so 
TALARICO — ee . ___—____- 
ee pees Kenn Kenly 
DATED: P. S-22 -o i - 
SANDRA E. KENNEDY, CITY CLE 
Passed and adopted by the Common Council of the City of Fort Wayne, 
Indiana, as (ANNEXATLON ——--—(RPPROPRIATION) 7 


(SPECIAL) (ZOMENG) ORDINANCE RESOLUPELION_ NO. “Ay Zf- A 
on the RSG, day of , , 19 Yo 


| ATT z (SEAL) 
É Le hE 
SANDRA E. KENNEDY, CITY CLERK PRESIDING OFFICER a 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, 
the OG CK ) day of ™“™ F , 19 ba) 
r 
at the hour of f- DO o'clock M., E.S.T. 


E. KENNEDY, CITY CLERK 









SANDRA 
Approved and signed by me this 2B. iv of tihng ' 
19 NL , at the hour of v: oy o'clock A Om e E.S.T. 


PAUL HELMKE, PAUL HELMKE, MAYOR O 


BILL NO. S-92-02-09 
REPORT OF THE COMMITTEE ON CITY UTILITIES 
JANET G. BRADBURY, CHATRWOMAN 


SAMUEL J. TALARICO, VICE CHAIRMAN 
LUNSEY, LONG, GiaQUINTA 





WE, YOUR COMMITTEE ON CITY UTILITIES TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESSLUEISN) approving Change Order 
No. 1 AND FINAL, CONTRACT 91-08, RESTORATION OF WATER 


MAINTENANCE CUTS with DEHNER CONSTRUCTION in connection with 
the Board of Public Works of the City of Fort Wayne, Indiana 


HAVE HAD SAID (ORDINANCE) (RESGEAXHAON) UNDER CONSIDERATION 
AND BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 
(ORDINANCE) (RESOIVTION ) 


DO PASS DO NOT PASS ABSTAIN NO REC 





DATED: PEE E u PA 


Sandra E. Kennedy 
City Clerk 


SS OL -OF 


Admn. Appr. 


TITLE OF ORDINANCE: Change Order #1 and Final for Contract 91-08, 
Restoration of Water Maintenance Cuts 


DEPARTMENT REQUESTING ORDINANCE: . Board of Public Works 
SYNOPSIS OF ORDINANCE: Due to weather conditions and contractor’s 
workload, change order was initiated to Dehner Construction and removed 


from Tomco Construction. 


EFFECT OF PASSAGE: Repair of major arterial street before the winter 
months (Oxford). 


EFFECT OF NON PASSAGE: 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $7507.50 Increase 


ASSIGNED TO COMMITTEE: 


